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ERA PROCESS SPECIFICATION INDEX 


BAFFLE INSTALLATION, 


FABRICATION OF THE PRIMARY SHELL AND CLOSURE PANEL. 


FABRICATION OF THE PRIMARY SHELL AND CLOSURE PANEL. 


CLOSURE PROCEDURE FOR THE SHELL ASSEMBLY. 


FABRICATION OF THE BAFFLES. 


AND INSTALLATION OF THE PROBE CAVITY. 


AND INSTALLATION OF NON~STRUCTURAL. 


AND INSTA 


AND INSTA 


LLATION OF THE PUMP MOUNTING PLATE. 


LLATION OF THE ELECTRICAL CONDUIT PROBE. 


OF THE WIRE TUBE ASSEMBLY. 


AND INSTA 


LLATION OF THE VENT MOUNTING PLATE. 


AND INSTALLATION OF THE STIFFENERS FOR THE 
412 AUX FUEL TANKS, 


PINAL FINISHING OF THE TANK EXTERIOR. 


INSTALLATION OF NUT INSERTS AND STAINLESS STEEL BUSHINGS. 


FABRICATION 


FABRICATION AND INSTA 


AND INSTA 


REPAIRS OF MINOR IMPE 


LLATION OF THE NON-SKID GRATING. 
LLATION OF THE EXTERNAL WIRE TUBE. 


RFECTIONS INCLUDING MINOR LEAKS. 


FABRICATION OF INTERNAL STAND PIPE. 


FABRICATION 


FABRICATION AND INSTA 


AND INSTA 


LLATION OF THE TANK ATTACHMENT LUGS. 


LLATION OF THE LIGHT WEIGHT BAFFLES. 


FABRICATION AND INSTALLATION OF NON-STRUCTURAL COMPONENTS. 


CLOSURE PROCEDURE FOR THE PRIMARY SHELL. 
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FABRICATION OF NON-STRUCTURAL INTERIOR COMPONENTS. 


FABRICATION OF NON-STRUCTURAL EXTERIOR COMPONENTS. 
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GAS TUNGSTEN ARC WELDING. 
INSERT INSTALLATION - HONEYCOMB PANELS. 
ALUMINUM CONVERSION COATING. 


APPLICATION OF POLYMIDE PRIMER. 


CLEANING OF ERA AUXILIARY FUEL TANKS. 
CLEANING AND CONDITIONING OF ALUMINUM SURFACES. 


FABRICATION OF HOIST CABLE CHAFING STRIP. 


APPLICATION OF CONDUCTIVE COATING SYSTEM FOR LIGHTNING 
PROTECTION. 


APPLICATION OF URETHANE PAINT FOR FINISH COAT. 


APPLICATION OF NON SKID SURFACE TO FIBERGLASS REINFORCED 
PLASTIC. 


